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Smm3i Points For Consideration Relating to Legis&tive History on 
Authorization end Appropriation For Sew Bulldiztg 

i» P*I».l55»S2nd (Egress , approved Sept. 26,1951 contains authority 
For the a m building under Title IFs 

*^ec.401. The Secretary of the Army, the Secretary of the 
Savy, ant the Secretary of the Air Force, under the direction 
of the Secretary of Defense, are respectively authorized to 
establish or develop Joint oilitary inst allat ions and facilities 
by the construction, conversion. Installation or equipment of 
t empor ary or permanent public works, including buildings, facilities, 
appurtenances, and utilities, as follows; 

ay the Secretary of the Armyi $40,766,000 
%■ the Secretary of the Savys $0.0,000,000 
By the Secretary of the Air Forces $38,000,000." 

TEt&Le V, General Provisions, Sec. 502 . 

9X9 hag c ftff : authorized to be appropriated such suss of money 
as any be necessary to accomplish the purposes of this Act, but 
not to exceeds »•** (4) For public works authorized by Title IF* 
JegwrtaHit of the Arny, $55,766,000; Dapartsaent of the Bavy, 
$15,000,0001 and Departoent of the Air Force, $63,000,000.” 

S<mte Report Ko.694, dated June 30,1955, relating to the bin author- 
ising contraction at Military, Bavml and Air Force Installations (H.R. 68291 
9*L* 161 - 8*rth Congress, approved JUIy 15,1955 contains the following 
««"nants on pug-e 16 relative to cancelation of the erisMn g authorization 
far tin coBBtjuctdLon of a h ead . guar ters installation for CIA (the report 
ladiesies that the ccBmeats relate to Section 510 of the Act, whereas, 
the consents actually relate to Section 511 of P.L. l6l-84th Con gr ess): 

"Section 510 provides an Initial step in canceling authorisations for 
construction which have been lav for a masher of years, but whi ch 
have not been utilized by the solitary departments. Under +.h-i« 
section, any authorization enacted prior to October 1,1951, (with 
certain minor accept ions) as to which funds shall not lave been 
ehli®£fced in whole or in part by July 1,1956, will be 
as of that date. In this connection, title I? contains an au th o r ize 
HUm for toe construction of a headquarters installation for toe 
Central Intelligence Agency which repeats, in an increased amount, a 
papevious authorization intended for that purpose. The e xisting 
authorization to toe CIA will not have been folly ^ mt j i 

1,1956. However, it 1$ the intent of this cosssittee that the 
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authorization under title IV will be in fun substitution for the 
easting authorisation. Section 510 will rescind $602.4 million 
la authorization e no longer required that have already been identified, 
m well as an additional authorization totalling at least $300 million 
* b& c h will be identifiable as the construction progress are carried to 
conclusion . It is anticipated that cancellation of prior unu^ 
authorisations will be extended in connection with future mi n +-*ry 
public works authorisation acts so that existing authorisations can 
be restricted to those that are in fact currently needed* * 


R» House Seport Ho. 1003, dated July 7,1955 stakes no reference to the 
provision contained in the bill (H.B, 6829 } P.L. l 6 l -84th Congress for 
cancellation of the existing authorisation for construction of a CIA 
headquarters installation. 

The authorisation for canceling the existing authority for construction 
of the Agency’s building ir contained in the following excerpt from P.L. l 6 l- 
84 Congress, approved July 15,1955, Title V, General Provisions: 

"Section 511. As of July 1 , 1956 , all authorisations for military 
public works projects to be accomplished by the Secretary of a 
m i li tary department in connection with the establishment or 
deraLcpaent of military, naval or Air force installations 
facilities, and all authorizations for appropriations therefor, 
that are contained in Acts approved prior to October 1,1951, and not 
•apbrwsded or otherwise modified by later authorisation are repealed, 
exempt ( 1 ) authorizations for public works and for appropriations 
therefor that are set forth in such Acts in the titles that pnwtt<n 
the general provisions, { 2 ) authorizations for military public works 
projects as to which appropriated funds shall, have been obligated in 
* **** * or la part prior to July 1,1956 and authorization far appropriation 
therefor, and ( 3 / the authorizations with respect to military public 
works and the appropriation of funds that are contained in the Satlonal 
Defense facilities Act of 1950 (64 Sta, 829 )." 

2. The new authorisation for construction of the Agency's headquar ters 
ins t all ation is contained in r*L. 161 -84th Congress, approved July 15,1955, 
Title IV as follows: 

"Section 4d. The director of Central Intell i gence is authorized to 
provide for a headquarters Installation for the Central Intelligenc e 
Agency, In the District of Columbia or elsewhere, by the acquisition 
of land at a cost of not to exceed $ 1 , 000 , 000 , and construction of 
buil d in gs, facilities, appurtenances, utilities and access roads at 
* of £KSt to exceed $54,500,000, of which not more than $ 8 , 500,000 
shall be available for transfer to the Sational Cap ita Hanning 
Ccawission and the Department of the Interior for acquisition of 
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for and construction to extend the George Washington Maaorlal 
fbrtmy to the present site of the research station of the Bureau 
of Public Roads at Langley, Fairfax County, Virginia: Provided, 

That at such time as it is determined that construction of such 
fceadqeaurtera installation at said research station will not be 
eoraaenced or continued, said aaownt of $8,5000,000, or the reminder 
thereof , shall no longer be available for obligation: Provided further 
That at such tine as the Central Intelligence Agency occupies the 
headquarters installation authorised by this title, the Administrator 
of General Services Is authorised and directed to acceegOlsfa the 
demolition and removal of temporary Grover ament building space in the 
District of Columbia of equivalent occupancy to that relinquished by 
the Central Intelligence Agency.* 

"Section 50®. There are hereby authorized to be appropriated such 
suras of money as any be necessary to accomplish the purposes of 
this act, but not to exceed **** (4) for public urate authorized by 
Title IV: $§4,500,000. " 


Souse Report So . 865 , dated June 20,1$?55 includes the following remarks: 


"Hails the Central Int el li genc e Agency is not a part of the Department 
of Defense , the militar y authorisation bill ms used this year as 
aa saproprlaft* vehicle for obtaining authority to construct a head- 
quarters for It. Testimony ms taken in closed session from the 
Director of Central Intelligence Agency, Hon. Mien If. Dulles, and 
ids assistants. This testimony revealed that the situation in which 
tbs Agency finds itself, being distributed as It is today in 34 
d i ff e re nt buil dings , makes the need for a single integrated facility 
obvious." With respect to the above provision Senate Report So . 694 
t&mxtmlnq the fallowing COSMStli 

"This title of the bill mold authorize the Director of Central Xntelli 
fie see to construct a headquarters building, together with related 
flM&liti«S( appurtenances, utilities, and access roads at a cost not 

4> a ami mumB 


Tbit authorization has been I nc lude d In the militazy construction 
bill since the Armed Services Coaaittees have Jurisdiction over 
matters of substantive legislation affecting the Central Intelligence 
Agency. 


tht CIA is presently located in J4 Separate buildings in the District 
of Codseakia area. The cawittee tea been impressed by the increased 
efficiency and security that could be attained by providing centralized 
f aci li tie s, in addition to the m o ne t ary savings that will result. 
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Tbtt author? zatioa request for the building proper ms is the a moun t 
The cosalttee has reduced this request by $5 Billion 
alter c geaildfir lag the cost of construction asd -toe else of sHOar ” 
>■»* m ng g in the (Akshiogtoa area* 

Selection of « site for this construction ms the- subject of careful 
committee inquiry. Ctoe of the proposed locations that is still a 
r wey likely possibility is on land at Langley, Va. 

If this site f in ally chosen, an ex tensi on of the Seorge Washington 
itasdil Jbrtcway from Its present terminus eppw>xii*teiy 3 1/2 miles 
balw Chain Bridge to the research station of the Bureau of Public 
Beads at lasgley, Va., apprmimately 3 1/2 miles above Chain Bridge 
mnM he repaired. The MU includes authority to transfer $8,500,000 
to the national Capital Planning Comal salon and the Oepartaacat of 
Irtstrlor for the acquisition of land and. the construction of the exten- 
sion of this parkway. If the Langley site is not- selected, this 
$8, 500,000 wcRrld art he available fear obligation. The original estimate 
of $6 milli on for land acquisition at a site other than Langley has 
been reduced by the committee to $1,000,000. 


A proviso to this title calls for the demolition, at such time as t'ne 
Central Intelligence Agency occupies the headquarters installation 
authorised by t his title, of temporary space of "equivalent occupancy" 
to that mm occupied by the Central Intelligence Agency in taraorary 
b uildin g s * It Is expected that priority will be given to the demolition 
of the temporary buildings in the Mall area." 


H m Bouse Report Bo .1033 contained the following statement relative 
to the provision: 

"The ffws* versi esa of the bill cap tained an authorisation for 
$50,000,000 for the construction of & headquarters for the Central 
Intelligence Agency and aim an additional $5,000,000 authority for 
the acqalstioa of the land necessary thsrfor. The Senate modified 
the language of the Bouse to the extent that it provided for the 
acquisition of land at a cost not to exceed $1,000,000, and coatruc- 
tioa of b ui l d i ng s, roads, etc., at a cost art to exceed $53,500,000, 
of which latter sum art mere than $8,500,000 would be available for 
taaasfbr to the national Capital PI arming Cczacalsslon and the Ifepartaent 
of the Interior for acquisition of land and for construction to extend 
the flteorge IhA hi ngtoa Memorial Parkway to the present site of the 
BasMweh Station of the Bureau of Public Roads at Langley, Fairfax 
County, Pa. The conferees agreed on the Senate Language, but j-aiaed 
the total autho rized m aoun t by $1, 000,000." 


-% ■ 
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3* 161 contains g e ne ral provision under Ti tle y lifting 

certain restrictions i^oacd ly lawen the prosecution of a SS£r 
construction progra® under present conditions, as follows; 

"Beetle® 501. The Secretaries of tbe Azsy, Bevy and Air Force are 
respectively authorized to proceed with teas esdalOi*a»seat or develop- 
<w^fe oC i stl lt&fy «d naval InstallAtioas end facilities m ea ttolss d 
^ title# I, II, and m, of ( thi» act, and the 2ir#ctesr of Central 
af wl l li g wv re is authorised to proceed with the- establisimant of a 
2“™* mclli^ace Afieacy Headquarters Icetaliation as authorized 

A*** without regard to the provisions of sectioms 
U|6, 3546, and 3/34, as respectively amended, of the Revised Statutes, 
ana prior to approval of title to underlying land, as provided l& 
•ectlaa 355# as aseaded, of the Revised Statutes, The authority under 
this Act «f the Seeratary of a ailltasy department to provide ft,™-? iy 
b*»**txm delude* authority to acquire such land as the Secretary 
oessesraei. deterainea, 'With tee approval of the Secre tary of Defease, 
te he accessary ia connection therewith. The authority to establish 
or develop such iastellatioos and facilities »ha.ii include, in respect 
of those Installations and f a cilit ies as to which family housl »g or 
tee acquisiUca of land i« opacified ia titles t TT f rrr and iy of 
teis Act, authority to imke surveys and to acquire *na rignts 

a®d ’Interests thereto or therein, i aclndia g the teaporazy use thereof, 
^domtioa, purchase, exchange of Ocveriaaeat-Gwaed leads, or otherwise, 
«sd to place ps ana&'l* tes^pomiy iaprwaaeats thereon whether such 
lands are held ia fee <ff uader l e as e car under other teaporary tenure.' 

_ Senate Report So, in cl udes that fallowing reserh# ^ t-* **# * 

u Sect ion 551 provides the authority to acquire ©a which to 
pwide finally hous i n g ftor a d l l t azy personnel, It also <*>»*,»<*» the 
custasazy language awadding teas ej^ieatioa of certain sections of the 
Revised Statutes that iapoae unreasanahlc restrictions on •fch-o pi*©se- 
cuU^ of a allitazy construction prograa under conditions prevailing 

t. P.1.161 defines teas specific construction authority to include 
expenses incident to construction, as follows* 

NtSection 504 . Appropriations aade to carry cut the purposes of this 
Act sha l l he a vailable for e x p e n s es I n c iden t to instruction, includ- 
es -surveys , adni < j 1st ration, ove rhand , jilarmi ag,aad supervision , ** 
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Repor t So* 694 contains the renewing caaaent on the 
above provision: 

"Section 504 defines the specific aaastruction authority so as to 
indui® incidental eatpeases such as those of administration. overhead, 
planning and supervision." 

5* P*I*. l6l provides iter the awarding of contracts on a competitive 
basis to the lowest responsible bidder* as follows: 

*®«ction 506 , All contracts entered into by the Halted States 
pursuant to the authorisation contained is this Act be awarded, 

so far as practicable, if the interest of the national security shall 
act b e impaired there&y and if such award is ooa alflteat with the 
prevision of the Arsed Series# RroctBreaeni Act of 1947, on a ccmpcti- 
five basis to the lowest responsible bidder.” Senate Report So* 694 
i^seludec the following cement relative to the provision : 

"Section 5 ^ repeats, in substance, the ^provisions of a floor aaend** 
a«*fe to last year** military construction bill. This section provides 
that contracts eafcerad into pursuant to the authorisation contained 
^febig bill shall be awarded on a competitive basis to the lowest 
rampoaaible b i dde r, if the interest of the nati onal security w ould 
net ^impaired thereby, and if such an award is consistant with the 
Aimed Services Pracureawsat Act of 194?. 

6 , V«Xm 155-6aad Congress, approved Sept. 26,1955, includes a 
provision authorising the appropriation of funds for advance ptwrwtty? m 
follows; 

"Saoiioa 504. There are hereby luaihcclsed to be appropriated funds 
ftar advance pl a nnin g, construction design and arcMteetaal services 
i» connection with public works projects which axe not othcrwiEw 
®^bfr®rls®d by law in such asousta as may be j^ovided tn the approprir 
atioa act eoaeeraad. Such sums as are appropri ated shall ramla 
available until emended when specifically provided, in the appropriation 


She above provision was amended by ?*L. l&L, as follows; 

"Section 512* Section 504 of Public law 155, Eighty-second Congress, 
to read as fo l l ow s; See .504 . There are hereby 
t© be appropriated without fiscal year limitation, funds for advance 
planning , co^rfor^ctioii design^ s n d i roh l t gctunil s^rvic^s coo 23 ?cctiOi i 

with JMblic works projects which are not otherwise authorised by law.” 
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Senate Bepert I fo.694 contains the following earaaents relative 
to this provision (the report indicates that the cements relate 
to Section 5il of P.L. l6l , whereas they relate to Section 512: 

"»eetioa 511 att e nds section 504 of Public Lav 155 * Sand Congress* 
with reject to the authorization fear advance pijmr>in £j c«»6?aetiaa 
design and ar ch i tec tural service* in concoction with public works 
projects not otherwise authorized by law. This provi sion gill pextiii 
the fends a gpra g ria ted for those purposes to remain available until 
e xp ended without the necessity far a specific provision to that effect 
la the appropriations act* This will place the funds fen* such pur- 
poses on the same basis that funds for construction prqper are oov 
placed* and will avoid any need for setting up a special appreciation 
account for such funds.” 


7. On June 7*1955# Director Dulles testified before the Senate Sub- 
cottttittee on Beal Estate and Military Construction concerning the authorisation 
of the CIA headquarters Installation as follows: 

"Mr. Dulles. We deeply appreciate the opportunity to appear before 
you this afternoon In support of our request for authority to provide 
a headquarters installation for the Central Intelligence Agency. 

The authorization language to which we address ourselves is contained 
In title JY of S.I 765 * the military construction bill* presently 
before your committee . 


Title I? of this l eg is lation would authorize the Director of Central 
Intelligence to construct the necessary headquarters building* facili- 
ties* appurtenances* utilities* and access roads at a cost of not 
to exceed $50 million* and to acquire the necessary land at a cost of 
not to exceed $6 million. 

Our authorization request therefore amounts to a total of $*& million. 
This request for authorization has been inclu d ed In the military 
construction hill as the Armed Services Cosmittee has been cur parent 
eo—Lttee on matters of substantive legislation affecting the Central 
Intelligence Agency, and the Bureau of the Budget felt that this 
request would be best included in the bill presently before you.” 


further testimony follows: 

'Mr. Dulles. The new bu ild ing only allows for a slight expansion 
but m think it is adequate. I have been making every effort to 
keep these numbers down. 
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W* have been working very closely with the GSA in the devslooaent 
<*f our building requirements . 

(The document referred to is &s follows: ) 

Cost 

Building with gross floor area of 2,300,000 square feet; basement, 

7 floors, reinforced concrete frame; pile foundations; air condition- 
ing; fluorescent lighting; auditorium, shops, and laboratory 
cafeteria included. 


Estimate 

Building (2,300*000 square feet at $ 19*52 (Approximate ) - - — $44 , 900,000 
Elevators and escalators, air conditioning, steam connection, 
contingency, general expenses. 

Piles — ......... — ~ __ 1.2i!SO.OOO 

Bead and utilities changes- , .. 200 000 

Stone fa c in g etc l.SOO^OOO 

Emergency ®waerator- — ...... ... . 500 000 

Special requirements— — l.&ot<XX> 

Total building cost- 5 Q/Xk), 6 & 5 ' 

Slte * 6,000,000 


A * you wil1 8 ®* frGBl chart we are pi*rmi r> g cm a 
building to contain a total of 2,300,000 square feet of gross space. 

In any building there is a certain amount of circulation and service 
space such as corridors, stairways, toilets, and so forth, which makes 
up the difference between net space and gross space. 

* m ar ® asking nothing but space in which we can operate securely 
and efficiently under one roof, and we shall neither recaaaead nor 
accept devices or fitt ing s that exceed our requirements in this regard. 
That chart there gives you a general idea of bow the space is allocated. 

In 1951 we sought authorisation from your committee for a CIA 
lagaqjiSrterB building, and we were authorized the sum of $38 million* 

At that tijse the House Appropriations Committee did not authorise 
*®y fhads for construction, but the funds were restored in the 
Sssate appropriations bill. 

However, there was a feeling that we had not at that time sufficiently 
canvassed. the possibility of utilizing an existing building, nor ha** 
we progressed far enough in site selection or planning to warrant the 
expenditure of additional funds in that year. 

if:' " 
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M a result, the appropriations conferees denied us the fun ds to 


®*t caug ht in the last-alnute rush* It got caught in the con- 
ferences between the Senate and House. 

Senator Stenais. What year was that? 

Mr. lilies. 1951. And it was cut out. ife tried to struggle on 
** ** *•** until this last year we reached the e ntitle * on that we 
*■ can’t operate efficiently and properly without a building. 

2 met to refer briefly to the fleet that we are asking today for 

*» received autho r i s a t ion for only $30 aiXUoa 
i» 1351, that is $50 Billion for the building, $6 alllicn for the land. 
Swadtor Stennis. You would want this $30 Billion reclndedj wouldn’t 
you? 

Ihr. Dulles. We are suggesting that. It would be prohebly wiser 
to rescind it and start afresh. 

fhe reason for the increase is attributable to two factors. Ctae 
is a Bare realistic analysis of mx space requirement# whic h ■, 

additional square feet ewer that which ve pla.nn^for 
in 1951* that la due to increased duties that hare been placed *» re» 
us sad r e a lis tic planning 1 think for the future. 

Se condly, it is due to the fact that constnuctiaa coats have increased 
17 percent froo 1<£1 to the present time. la fact, that 17 sercen t 
iaaewe would practically mi up the ^p between the 38 and the 50 . 

We estimate that the final cost of construction would be approsiaately 
the same whether ve build in the District of Columbia or outside. 

In the f armer case, that is in the case of the District, we would hare 

4 ** ** ** * ia ca lled a awtaa^wtal building to conform to the District 

architecture. 

that naans a stone facing. Hmre *er, ; r ,se*jw;e build outside the District, 
m wmM. have the cost of sane utilities and interior roads within the 
property which would largely balance out the east of a »*»*«»»»* 
structure in the District. 

I nay say that the item put in for lead purchase would be very 
substantially rad used if we build outside the District. We are rather 
inclining to do that. 

S^SS*** ^ ailiiQQ fsr * si *« * slightly different 

estimate as you will see for the cost of building." 

The cost estiaate for the building and site included in the above 
****~g~ in the District of Coluabi*. The following 

coa8tructiQQ 00 out-of>the-city site was also 
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Coat 

* B uild - ta g with «pro*a floor arm of 2,300,000 square feetj 
baiwawrt, aggr oxl a a tely 7 floors, reinforced concrete frase; 
air conditioning, fluorescent lifting.; auditorium, shops, 
laboratory; and cafeteria included. . 


Estimate 

B ui l d i ng ( 2 , 300,000 a spare feet, at $19.03 


. . __ $ 43 , 760,000 

Elevator* and escalators, air conditioning, contingency, 
general expenses. 


2,700,000 

200,000 


Boiler plant — — — — 

funnel, boiler plant to b uilding , 

lewte, parking, site dcv el o p n c ut, and exterior utility 

changes- — - — — — — 

. asenasacy generator — — — 

Special requirwsat# — 

Total building cost — - — — — — — ^ 

Site cost 


1,200,000 

500,000 

1,640,000 

50,000,000 

1,000,000 


Mr. aiiles also testified with respect to the preparation of the 
construction drawings and specifications, as follows: 


"fbe original authorization in 1951 to which you referred was 
granted. We think, you might wish to consider in case you act 
favorably on title IV, the repeal of the previous authorisation . 

We estimate that the project will take about 9 months for the 
preparation, of the coast ruction drawings and specifications and 
the award of the contract, and that it will take about an additional 
2 yews for construction. 

®“* is one of the reasons why the matter is so urgent. s& trni 
try to cut down those periods as much as we can but we are likely 
to be thrown out of house and home within a 2-year period or a 
little acre." 

8, la seeking an appropriation for the proposed CIA headquarters 
installatio n, M r . allies, Mr. Mhite and other© appeared before the 
Baisesub -cccssit tec on appropriations considering the Military Construction 
Appropriations for 1956 * Pertinent portions of their testimony follows: 
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Author! rati oas 

|fer» Bulle*. 

"In 1951 / wa *ou^ht authorization for a CIA headquarters building/ 

«®A you my recall, Mr. Mahan, we tssre authorized the sun of 
# 3 $ Willi on. At that time the louse Appropriations Ccmolttee 
did not authorize the funds for the construction, but the funds 
were restored in the Senate appropriation bill, However, due to 
a laatHBloute logjam, we did not get the appropriation that year, 
although we still have the authorization on the bools. 

Reasons for increase In Cost 

Jl» question say be asked as to why we ought to have #38 alillqa 
la 1 $ 51 ,*&& la 1955 we sure a s king for mere than that. One of the 
reasons is that we bare a few more people than we had then, together 
with aore realistic space requirements, and the other fact is that 
Wilding costs have gone up IT $, which accounts for the difference 
between what we asked for at that tine, and what we axe asking 
for new. 

Sere is the estivate of costs, the number of square feet given on 
the previous chsrt, the spsH-axiaate cost per square foot as we are 
a&lss&, the cosA Sex certain standby facilities, such as boiler 
pl a nts, and so forth and so on, which accounts for our total. 

C*he chart referred to is as follow:) 

C oM—BM l d ing with gross floor area of 2 , 300,000 square feet, 
bawmt , approximately ? floors, reinforced concrete frame, 
air condi tioning, increscent lighting, auditorium, snope, laboratory, 
sag cafeteria included. 

Estimate 

Building: 2 , 300,000 egusure feat at $ 19.03 (Approximately) — * 43 ,?bO,QOG 
Elevators affid escalators 
Mr conditioning 
f *wn% I ng e*>c y 

IWfllH'l pi /»ymwin.<! 

Bcdler plant — • — — — 2,700,000 

Taanal, boiler plant to building 200,000 

^ais, p arking, site development, and exterior utility changes 1 , 200,000 

Baas^pnay generator—* — — — — — — 500,000 

Special reyairemexits*** *• “* ** l,tS^0,000 

Total building easts — — „ — — * "" 50 VSb 5 ,d 00 
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Ms h *ve certain requirements, sad we will have certain particular 
types of laboratoriea sad other equipment of that kind, which w ould 
be necessary in our building. 

Site Cost 

If we go to Langley this would be our cost (indicating chart) 
pins the cost of the road, but we would have no cost for a 

m do not go to Langley » we would have to pay for a site, and 
we estimate the cost of the site would be probably about $1 million. 

We have canvassed various possible sites, and we believe the site 
could be acquired within, - that cost, unless we should build in the 
district of C&Uaahia. If we should build in the District of Columbia, 
then it would be substantially sore than that. 

Mr* Sikes, from the standpoint of going outside the District , does 
that come within the category of an anticipated cost of $1 million 
for a site? 

Mr* allies. It depends, sir upon idasre ve go. If we take the 
Lasglay site, here are the various factors, and sites which we have 
consideration. Shis is the Langley site, which at* present is 
ceraed by the Government. It is a big plot of land, and we would 
need dnly & wort of it* We estimate wc would need about 100 acres 
Mbich would give us all the protection from the road and which also 
would give us adequate parking space. 

Mr* Miller, low far is that from here, as a matter of fact? 

Mr* Sikes. How far is that from the District of Columbia? 

Mr* i&ite. It is about 0 miles from the Hhite House. 

Access Roads 

Mr* Sikes. 5&st is the situation is regard to access roads? 

Mr* White. That is the problem. This road would have to be widened. 
It is only a douhle-latae highway at the present time. 

Mr. Sikes, What would be the cost of the road? 

Mr. Shite. Her«( indicating) is the Langley site. This is where 
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<2 mlu bridge is located. This road here would be a four -lone 
read, and 1 im county has agreed, or the State has agreed, to do 
that. 5&e State has agreed to make tt a four-lane road, and to 
Join up with the George Washington Memorial Parkway extension. 

®ata ( in di c a ting ) Is the Georg® Washington Memorial Parkway which 
is now caspleted to Spout Bun, which is shout here. The right - 
of~v*y has been acquired fm» Spout Buu to Chain Bridge, whioh is 
here. 

So* the right-of-way remain* to he acquired fro© here to the site. 
2h£s Is the proposed Cabin John Bridge, which is eventually 
c as i ng across frost Maryland, to connect up with the outer celt. 
m cannot use this site unless we lave this George Washington 
Manorial ftarlany on out to the site, in addition to whatever 
Isparovaaeuats the State will sake on what is now Highway 123 . 

So, the funds which we are talki ng about provide for this entire 
construction, plus acquiring the right-of-way fraa Chain. Bridge 
oa out to the Site. 


Mr. Sikes. Does this Include the cost of the roads? 
Mr. White. Yes, sir. 

Mr. Sikes. Bern much is that? 


Mr. Shite. That is a total of $ 6.5 million. 

Mr. Sikes. That would sake it a high-priced site, would it not? 

Mr. White. Veil, sir, that I do sot believe should be tied to the 
site in terns of what the building is going to coat, because this 
road Is already approved, a ad funds, I presume, will certainly be 
appropriated * 


M®* Sikes. Are you tell us that the roads are going to be built, 
whether or sot your building is put there? 

Mr, White. Yea, Sir. 


Mr. Sikes. But will the reeds be built at tbi « time? 

Mr. Hhite. Bo sir; and that is our objection. The construction of 
the mad has been approved, but funds have not been appropriated . 
Hie Department of the Interior, and, specifically, tha Nati onal 
*M*i6 Service,wlll construct the road. They do not have funds in 
their 1956 budget to take care of it 
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Mr* Sikes , If /our b ui l d ing goes there, you win uead the 
read immediately. 

Mr* White. We must have it by the time the building ia finished. 

Mr* Sikes. Th a t s a ils for an immediate appiopriatioa of $8,5 
ailliac against an indefinite apgrqpriati o a at scgsc future date? 

Mr* White. That is right sir." 


X» the Toileting testimony Mr. Dulles indicated that ajmraoriations 
are made to CIA on a fiscal -year basis and are available for obligation 
for only 1 year* 

^*** Chairaan, I want to Juet revert to a point I 
imsAtoasi. before, as to the possible methods of financing the 
o uxl^l * 

According to the understanding between the Appropriations Com- 
wdttee, the Bureau of the Budget and. the General Accounting Office, 
ftols ary c urt ly appropriated to CIA on a fiscal-year basis, 
*®f_**f ^ iere ^ ore available for obligation for onlu 1 year. But 
Sallowing general Government practice these finds are available for 
Mpenditare for a period of 2 years after the year of obligation. 
Therefore they do not revert to the Treasury for 2 years , 

There a re ava ilable to the agency unobligated balances from mlor- 
jm* MgCMVnMtuna not yet lapsed sufficient to finance the xxto- 
poaed buildi n g and the site sejjuisitJon, 

I should like to suggest to your committee, sir, that the 
possibility be considered that these funds be use d as the basis 
fbr financing the proposed new building. 

fJT* 1 ^f\?^^ Accauatl ^ <***«* ias informed 
us there would be no objection ftoa the Ccsaptroller General if we 
saw cle arly authorized to utilise such funds for the specific 
purpose of carrying out the authorisation before you. In view 
?* ** is PO*«lbl« to finance construction of this 
willding without the appropriation of new moneys your committee 

X £5 ***•**“• P“*»~ of 

using saeae appropriated but unobligated funds. 

*“* affiproved some language here that 
* mmM. like to submit for the committee's consider a tion . 


— IA-. 

SnuiiSul ^ 

Approved For Release 2002/05/07 : CiA-RDP80-01370R000500050089-5 



Approved FqgRelease 20021051 $ S®|J#Dl38d-6l3i^R000500050089-5 


^5!he ig as follows » ) 

ler the acquisition of land and construction of a 
Central Intelligence Agency headquarters installation, 
in the Etlsirict of Columbia or elsewhere, and acquis! ~ 
ti<m of land fear and construction to extend the George 
Washington Memorial Parkway, as authorised by the act 
of , 1955(Public La e J , to remain available until 
experiifad, $59,500,000, toTe derived fra® unobligated 
balances of a^rc^rl&tions made available to the Central 
Intelligence Agency for fiscal years 1953 and 1954." 

She following testimony shows the amount of funds needed in fiscal 
year 1956 and the purposes for which the money would-be .spent: 

"Mr. Mskaa. Me have not received a budget estimate. As you know, 
the authorisation bill has not passed the Congress. 

Mr* Dulles. I realize that. 

Hr. Mahon. So I do not know what money you would need. Hbat 
money would you need in fiscal 19561 

Mr. Dulles. We hasps that, if it Is done this way. We hope you 
will consider, though/ possibly using these other funds. 

Mr. Mabcn. We could transfer, if we determined to, seme of those 
funds; but honr such of those funds would you want to transfer? 

Mr. Dulles. Would you answer that. 

Mr. Whit*, fee sir. 

Sir, we would need to proceed without being held, up for appropria- 
tions approximately $7 million to obligate prior to June 30/1956. 

I cam break that down for you if you would ilk,;, sir. 

Me estimate that the architectural and engineering services and 
other general expenses in connection with this will run to shout 
$2.4 million. 

The national Bark Service iu their estimate for the cost of this 
road in round figures would need about $4 million for the first 
year. 

There is a $250,000 contingency item. Actually it is a $500,000 
e g n tlnggn ey fund, but we broke it down to take half of it the 
first year end half of it the second year, and that would bring 
the total funds up to actually $6,250,000 if we should select the 
laagley site; so in round figures $7 million would be the most 
we would expect to obligate prior to June 30,1956. 
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Mr. Mahon. Moose prepare a detailed statement and subedit It 
to the clerk caavering this natter. 

Mr* White. tm $ sir. 

Mr* Mahon. So that we ssy have it before us. 

Mr* White. Tes,sir. 

(9S» information is as follows:) 

Otoe 24,1955 

Hon. Gears® H. Mahon, 

Chairman, Defease Su b caa a l ttee, louse Appropriations C ocsait tee, 
Bouse of Bapresentatives, 

Washington 25,B.C. 

Bear Mr* Chairman: At our hearing before your subccxaoittce on 
^tee 23 1955, in «QB>ort of an appropriation for the construction 
of the CIA h^tdpartars install ntion authorised by title V ©f 
B*B* 6«29, we sutsaitted proposed appropriation language which 
would authorise the f i nancin g of this constructloa by tie Central 
I n tel l ig ence Agency through the use of unnh i i 
appreprlatiais node available to the Agency for fiscal years 1953 
and 1954. There are sufficient unobligated balances available 
to finance this construction, which balances otherwise lap se 
aad be covered into the Treamuy. However, you repeated that 
is* furni s h a statement as to the maeunt of foods which we v &OA 
«®ect to obligate daring fiscal year 1956, in the event the 
comtttse decides to sake a new appropriation in lieu of the method 
of financing fin HasMing frasa prior year funds which we suggested. 

If the laagley site, which we discussed, should be selected, 
it is esiisated that we would require fear early obU^tion 
the fallowing amounts: 

1* Architectural wad engineering services sad other 

sdscellaneous expenses — «• |C,400,iX)0 

2# Fear transfer to the BC3PC to acquire the right-of- 
way fsw the extension of the George ahshingtou 

Mamarial Itu&My-- — ~ — «— 200,000 

3* fear transfer to the Department of the Interior 
fMr the estimated first year’s obligations far the 
construction of the extension of the George «^bi n g +.m 

Memorial fturloiiy- . — — — 4,000,000 

4* Onat ing encies— ~ 40Q „ 000 

*<*»i — ’iM'.txti 
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If the Langley site Is sot selected, we would seed an estimated 
$1 iKtlll on to acquire a site elsewhere. However, in this event 
m funds would be needed for the extension of the George 
Wsshlogton Memorial Parkway and, hance, #7 million would be 
adequate in either case. 5te would appreciate having the appro- 
prlation language sufficiently broad to cover either contingency. 

If the Congress approves of this construction, we plan to get cm 
with the work as quickly as possible. We expect to ccepdete our 
drawings and specifications and to award a contract within about 
9 sooths after Congress gives its ajj®rwai. If the Coogrece 
authorises a new appropriation and appropriates only those funds 
which we aspect to obligate during fiscal year 195b, it would be 
n ece ss ar y for the Agency to request a supplemental appropriation 
early next year, since we could not award a contract until such 
additional funds were appropriated. For this reason, we would 
greatly prefer the appropriation of the entire amount requested 
through the use at unobligated funis made available to the Aggaac# 
for fiscal year# 1953 and 1954. 

j^.i 

I sincerely hope that your ccandttee will give this matter 
f avorab le consideration. v 

With kind regards. 

Sincerely, Allen IT. Dulles, Director 

9* Souse Document So. 210, dated JUly 1,1955 contains the 
President's suhaissioa to Congress of a request tar suppleaantal 
approjplations for fiscal year 19$$ including the following proposed 
prevision tor the Agency: 

C3HBZBAL .T.TftEMifTfl a SSSKtt 
Construction 

for fcfce acQ&e&on of load asd oomtzu&tlm of a, Gmbml 

is the District of 

Cotamtoi a or elsewhere, and acquisition of land and construction 

of mads, as aiui&oriaed by the Act of . 1955 (Public la w ) . 

to remain available until expended, £jf]3w # Q00, to be derived 
txm uno b ligated balances of appropriations made available to 
the Central Intelligence Agency for the fiscal years 1953 and 1954. 
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Souse Deport So. 1116, dated July 12,1955 relative to the Sujpl«sental 
Appropriation Mil, 1956# contains the following caaalttec ornaments: 

"TSa© till includes $3,000,000 for the preparation of detail plan® 
and specifications for the proposed building to house the Central 
latelligence Agency. Funds for construction of the building budgeted 
la the amount of $59,500,000 are denied. It is felt that the inadequate 
planning vith respect to both the site and the structure as evidenced 
in the hearings on this item gives the Committee m alternative but 
to defer action until a more firm program can be presented." 

She following testimony was given on Jhly 15,1955 before the sub- 
committee of the committee m appropriations of the United States Senate 
considering items In the Supplemental Appropriation Bill,195 f -J 


* Hr, SuHes, Hr. Chairman, t his is Colonel White on gy left, who 
is one of my deputy directors . | 


Hr. Pforsheltaer, legal liaison officer; end Hr* Saunders , who 


Is ay comptroller » 


25X1 

25X1 


Building for CIA 


We very deeply appreciate this ^portuaity to appear before you on this 
question of a building for CIA. This matter has been up from time 
to time since 1951 « We have in the authorisation bill, E*B, 6829, 
under title IF, an authorisation to the Director of Central Intelli- 
gence to not to exceed $46 Billion for the construction of the 

installation and $8,500 ,000 for transfer to the national Capital 
■ Flamming Commission and t he Department of the Inter ior for la y # a # 
construction to extend the George Washington Manorial Barfeway from 
the present terminus to the site of the research station of the 
Bureau of Public Beads at Langley is. Fairfax County, Va. If the 
bui ldi n g is act placed at Langley, then the $8,500,090 will not be 
available for obligation. 

Then in the alternative the title that I referred to authorises the 
Director of Central Intelligence to expend not to exceed $1 million 
for the acquisition of aa alternative site. 

Mr. Chavez. Under the same title. 

Mr, Dulles. Under the seise title, sir, title IF, Chapter HI of 
B.B. 7273, the supplemental appropriation bill, which is uov before 
you, appropriates $3 million for CIA to prepare detail plans and 
specifications rather than the fall amount of the authorisation . " 
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“Senator Robertson. Mr. Chairman, I would like to ask Mr. 

1 or 2 questions. 

Souse Action 

DulleS; do you know what action was taken in the Appropr Lat 1 ons 
Committee on this item? 

Mr. Iktllea. Yes, Sir, 

Senator Robertson. I mean in the House. 

Mr* Dulles. Yes, Sir. 

Senator Robertson. What did they do? 

Mr. Dulles. They appropriated $3 million for the preparation of 
detailed plans and specifications of & Central Intelligence Agency 
hea d qu a r ters installation in the District of Columbia or elsewhere 
as authorised by the act of July 15,1955 (Public lav l 6 l), to reaaia 
available until expended, $3 million to be derived from unobligated 
balances of appropriations made available to the Central Intelligence 
Agency for the fiscal years 1953 and 195 /*. 

Our problem. Senator, with that is this: That does not appropriate 
any money to get a site. 

Senator Chaves. You don’t need planning money until you have a site. 

Mr. Dulles. I have to have a site before I can begin to plan. If 
I was in the District of Columbia I would build one kind of building. 

If I was out of the District of Columbia, as I expect to be, I w ould 
build another type of building. If I had one contour of land, I would 
build one type, and if I had another, I would build another type, I 
don’t want to waste the taxpayers’ money for drawing up plans for build- 
ings that arc not to be constructed. 

Senator Robertson. What was the action on the floor of the Haase cm 


Mr. Pforsheiaer. Sir, my understanding is that the military construction 
bill was stricken on a point of order in the loose yesterday, because 
the authorization bill itself had not been signed by the President. 
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Senator Stcnnls » Tbs Souse T ‘ <!>,> ^ i fH g v*Ttded tMs > They p a s sed 

oa it, and the Bouse Committee recommended what Mr. Dulles las related. 
&rt the whole thing went out on a point of order on the floor. 

Senator Robertson. There was & reservation and consent when the point 
of order was made that we went to go forward with this or was there 
a point of order and nobody said anything? 

Mr. Pforaheiaer . The point of order was made. 

Senator Robertson. And nobody asked for a comment on the reservation 
oa the ground it had not been authorised, and even the $3 vh^» 
went out? 

Senator Chavez. That is what I wish you would discuss, Mr. Dulles, 
money items. Th# House took a certain of action. 

What do you desire this committee to do if you had your way'/ 

PUKES FOE SITS ACQUISITION 

Mr. Dulles. Mr. Chairman, what 2 would like the committee to do 
would be to include the #3 atUioa, which is adequate, as far as 
plans, and so forth, are concerned. I don't expect to spend it all. 

I will be as ec o ncpl c ftl as I can. But that is plenty for that. But 
I need between now and the next time we meet next year, under the 
authorisation, money for a site so I can acquire a site «.ne I r»^ n plan 
realistically. 

Senator Chavez . Have you an estimate of that? 

Mr. Dulles. Tee, sir. There are two alternatives . $1 adllion 
be adequate for a site in the general area of Virginia where we would 
propose to go in case the Langley site was not approved. After mature 
study, I think the Ianglsy site, looking at the development of Washln g- 
toa and its relation to the other areas that I must deal with, is the 
best site. It is not the only site. 


lAsaar site reu: 




Semator daavex. Suppoee it were determined that the Langley site is 
the best site, low much money would you need to acquire that? 


Mr. Dulles, Xhah l would need $k mill i on for the next year to acquire 
tb® right-of-way and start construction on the George Washington 
Material Highway to be extended to that site. 
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Senator Robertson, If you chose the Langley site# la addition to 
vbtet the buil ding would cost# would the Government have to spend 
approximately $8 m i ll ion in building a four -lane highway out to you 
ia order to utilize that site? 

Mr. Du l le s. I understand , Senator# and you know better than I that 
this is part of the Government planning. That is to be carried out 
within a reasonably short period of time. Of course , that can ehaaga . 

Senator Eob&rtson. In other words, they are going to spend it anyway 
some day. 

Mr. Smiles. Some day they are going to spend it. 

Senator Robertson. lew much would he involved isaedlately on that 
parkway if you have this Langley site? 


Mr. IXilles. Me would expect that there would he spent in the next 
fiscal year $4 million. To complete it would he four million 

five. 

Senator Bebertson. Sow much would the Government have to spend for 
improved highway* to the site? 

Mr* Dulles. That would he all^ air. 

Senator Robertson* Tour million dollars on the highways? 

Mr. itellea. So, sir, $8,5>00,000. 

Senator Robertson. That is over and above what the building is 
going to cost? 

Mr. Dulles. Yes, sir. ' 


Senator Steaais. Mr. Chairman, may I say a very brief word about 
the question of the building? Me bad this up in the Armed Services 
Committee, and went into it rather thoroughly. I thought it was 
tragic, gentlemen, that we had the central office here located, ia 
34 scattered fourth -rate buildings. Me considered whether there 
was a building her® ia the District that would take care of that. 
There was act one. The addi tional reason ms thay they did out want 
it right here anyway. 
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uh %t , impressed me, too, about the need for this building in. addi- 
tion to other general needs is that they have to run these records 
frm cm building to another. They are valuable records. Vfe vent 
ixrfc© the unit cost, ve went into the cost of their location. This 
Langley site is already owned by the Government . I was convinced 
■fr. vgyfr to tako care of the traffic here sane day ve will have to build 
this George '.Washington Parkway up that river anyway* So that tied 
in with the location at Langley, which seemed to ae as a territory 
that is relatively uacrovded, relatively undeveloped, and would get 
aw ay fro® the rest of the congestion. 

TOTAL ASTHOBIZATICIi 

Hit vent into the unit cost and the need and we reduced Mr. Dulles* 
request fro® $50 million for the building to $45 million . That 
««« ‘ explaine d rather In detail to the full coawittec . The bill 
vent to conference, and ve yielded to the Souse $1 million. It 
coses back here under authorisation for $46 million. 

The unit cost is a little higher than ve found in buildings like 
the General Accounting Office with adjustments for price increase 
since the General Accounting Office was built. But there are peculiar 
situations here with reference to storing these records and working 
la aaall cubicles rather than in open spaces that ve though* justified 
the «*■*<*< unit cost when ve applied our reduction. 

8o getting back to the overall proposition , Me are in this business, we are 
going to stay in it, as I see it. I think ve ou#t to go on aitfget 
a suitable building.’ 


Hr, Dulles. Tou asked, Kr. Chairman, what I wanted, naturally I 
reuX d !-» ko to get aa appropriation for the entire building, but la 
view of the attitude of the House, I thought I had better be more 
modest before you here today. All that I could spend until I would 
have & chance to come before you again would be money for my plans 
mud ay site, * l pd working on the approaches to the site* Then I will 
ffome back to the next session. But I wanted you to know the overall 
plan. 

V. 

Senator Kobcrtaon. If you were given $2 million for plans and 
$4 mi llion for highway construction, will you understand that a year 
from now when you come back for build! rig construction money, w will 
be free at that time to take another look to see whether you need 
that big a building? 
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MU you consider idi an we give you $2 million for planning money 
fuA $4 million for access road money, we are ccssaittad to million 

Mr* D alle s. I appreciate that the appropriation side of Congress 
la not ccwsitted to an authorisation • I have had an authorization 
for $38 «iil inn for 5 years, hut haven't had the money. I aaa 
in u r ed to the problems* 

May X amend one point. Senator? X would like to have the alternative 
of $1 million to acquire a site in case for any reason the Langley 
site is unavailable. X don't think it will be unavailable. 

Senator Chaves. If you use Langley and then the committee gives you 
a milli on for alternative, then you won’t need that million doll a r s. 

lb 1 . Dulles, that is correct. You could state if it were not used 
for roads $1 million would be available to acquire a- Site. 

Senator Slleader. Is this road authorised? 

Mr. Dulles. las, sir.’ 1 


Senator Chaves. Mr. Dulles, the statement Justifying the request 
is not classified. Mould you have any objection to having it inserted 
in the record? 

Hr. Dalles. Mo, sir; it can be inserted in the record. 

Senator Chaves. Without objection, it is so ordered. 

(The Justifications referred to follows) 

Justification For An Appropriation To Construct A Headquarters Instal- 
lation For The Central Intelligence Agency As Provided For la 
Title X? of E.S. 6829 

Since the esta te! i absent of the Central Intelligence Agency in 19^ ' > 
efforts have been made to locate the activities of the Agency in one 
b uilding . Several studies have been made by the Public Buildings 
Service in coo rdina tion with the Bureau of the Budget and this Agency 
to ascertain if it were possible to locate all CIA activities in an 
e xi st ing pernanetrt structure. Xt has boon co nc l ude d that the only way 
to solve this problem is to construct an installation suitable to the 
needs of this Agency. 
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The estimated coat of the proposed installation by aaajor items 
mm u follows: 


Building (2,300,000 square feet, at $19*03 

apparcodirately* — - — 

Boiler plant-* - — — - ■* — - — ••»-———« 

Tunnel, boiler plant to building——— 

Beads, parking, site development , and exterior utility 

chartges - — - 

SBerpmcy generator- - — * — 

Special requirements •— 


$^3,r6o,ooo 
2,100,000 
300 ,000 

14200,000 

300,000 

1,640,000 


Total building cost — * — — 


to our tentative plans, the b ui l d i ng would consist of gross 
floor arm of 2,300,000 square feet; basement, approximately T floors, 
reinforced concrete frame; air conditioning, fluorescent lighting, 
audt torlua, shops, laboratory; and. cafeteria. These estimates were 
prepared la consultation with the Public Buildings Service and tl» 
'Bu nfeti cdf the Budget. However, title IV of H.R. 6029 authorised only 
$46 allli on for construction . We have not yet had an opportunity to 
analy se our requirements to determine where the reduction can be made. 

At the p r es ent time the Agency is located In 34 different buildings • 
Twenty of these are of temporary construction, sorac of which ware used 
as barracks to house Waves during World fer II a nd . were never intended 
to be used as office space* According to the proposed plans for 
construction of the new bridge across the Potomac liver, a number of 
ear present b uildings are scheduled to he removed which will leave the 
Agency without sufficient office space* 


Being housed in 3 4 buildings located at varying distances from eadh other 
causes security problems, inefficient and uneconomical operations and 
transportation difficulties. The security aspect is appalling when 
prw> c onsider s the number of highly classified documents which mat be 
transported and circulated between such a large cumber of b ui l din gs- . 

The intangib les involved in getting officials together for conferences, 
mee tin g s, consultations is hard to evaluate but Is extremely serious 
pnA costly in teres of lost ma n-hours and inefficiency. The traasportat ion 
of people, material, and documents is also a matter of real concern. 

It is, therefore, respectfully requested that the amount approved i 1i nn 

^^ A IS^‘3tet£gPiS^^i!^P 1 <^dttS£ a i!4 a l 0 *S -&d- 

ficatioae, the acquisition of land and the starting of construction 
of the extension of the George S&shington Memorial Parkway . 
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Although the Bouse ccaaittee rccooaeaded that $3 ailllaix he 
appropriated from prior year. ua6hll®fcted balances, it is i sasSer- 
stood that they would prefer* & direct appropriation for other funds 
ia connection with this project# Accordingly, it is recaaseadcd that 
#7 million he w a de be^snda available by a direct appropriation . 

The Bureau of the Budget concurs la this change in the Agency’s ori ginal 
request . 

Further iaforaation and Justification will be presented at the hearing 
to be held oa Friday, July 15,1955 . 

The following chart indicates the estimated savings that can be accom- 
plished on an <um»aai basis by locating CIA headquarters opera ti o ns 
in one building: 


Item 

Present 

costs 

Bstimstcd 
cost in 1 
new 

building 

Estimated 
savin©* in 1 

new 

building 

Guard service ............... 

Reception staff* 

Shuttle service* . ............ 

$1,173,000 

uo,ooo 

36.800 
213,200 

32.800 
125,000 
133,500 

1,332,000 

00 i ,000 
45,000 

1320,000 

30,000 

#853,000 

So,qoq 

36,800 

69,900 

32,8C >0 

50,000 

133,500 

1,032,000 

607,000 

25,000 

C«wri«rs a messengers . . ...... 

Teleplione nLlmiga charges, . . . 
Building services officers... 
Bents , .. .... , .... 

Alterations & moving. 

Loss of tbae...... 

TWX service*. ......... ....... 

Total ». «■ * e a e #. * a * • * • ease e *- e 

143,300 

/5,ooo 

300,000 

20,000 

ffiBdB,30Q 




Baaed m the above estimated savings the capital cost of the proposed 
installation would be recovered by the Government over a period of 
approximately 20 years. 


® ie Government -owned land at the site of the Research Station of the 
Bureau of Public Beads at Langley, Fairfax County, Va., is believed 
best suited for the proposed instal lation . . Xu connection with this 
site there la the problem of access roads. However, the state of 
Virginia has agreed to improve the present road system if the Federal 
Government appropriates funds for the esteusion of the George yhi figfr ft n 
Ksmorial Highway as authorised in K.B, '3829. This would solve the 
access roads problem. 
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r<w» the Congress had not finally acted on the Military Construction 
Act, title I? of which authorised the extension of the George hashing- 
ton Wawri-ei. Parkway, at the tine we appeared before the Bouse 
A p pro p r i ations Ccraaittee, a final site selection could not be made. 

For this reason, as wall as the fact that detail plans and specifications 
hsd not been developed, the Bouse caaraittee felt that they should allow 
only $3 ailllOEi for the preparation of these plans and specifications . 

Since It now been determined that the L ang ley site would be Most 
suitable for our needs, it become# accessary to insure that the extension 
of the George Washington Hesiorlal Parkway trill be completed not later 
t-hy. our own installation. Of the total estimated cost of $3.5 Million, 
for this purpose, $4 million is essential for acquisition of right-of- 
way artf const ruction during the first year. These funds should be made 
available now. Otherwise we cannot be completely sure that we can use 
the Langley site. 

While it is not impossible to modify detail plans and specification 
for one site so as to make them adaptable to another, certainly the 
site is an extremely important factor in such planning and to adapt 
them to another site semes wasteful of the taxpayers * money . 

Senate Report So. 1094, dated July 23,1£55 concerning the Supplemental 
Appropriation Bill, 1956, contains the following committee ccraaonts and 
recommended appropriation language: 

CESTEAL ramiJQRSC£ AffESCY 
Construction 

1956 suppl e m enta l estimate (B. Doc. 210), from 


Bouse coaaittec, from unobligated balances — 3,000,000 

Bouse floor- — - - - - --- ----- -- - — — ■* — 0 

Senate committee--- --- — — 7,000,000 


The coKittoe lias approved $3 million for pl ann i ng and $4 million 
far roads and purchase of site, including not to exceed $350,000 
for l and purchase, if needed when final decision of the selection 
of the site is made* The committee believes that further careful 
study and investigation should be made before the site is finally 
determined. There is wash objection locally to the proposed Langley 
site. In addition, the traffic problem May be difficult. The 
committee believe* that the proposed construction of the building 
should be commenced. Therefore, planning money is included. Money 
for the George Washington Memorial Parkway should be used only if 
the . Langley site is finally chosen. The committee believes that a 
proper site can be acquired for less than .4350,000 and so has put 
that limitation la the appropriation. 
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(The recoaaended language is as follows} ) 

CENTRAL dTELLIOESCE AOEHCY 
Construction 

For the preparation of detail plans and specifications of a 
Central Intelligence Agency headquarters installation and for 
other purposes as authorized by title If of the Act of July 15 >1955 
(Public Lav l6l), to resain available until expended $7,000,000 
of which $4,000,000 shall be available for transfer to the national 
Capitol Planning Commission and to the Department of the Interior 
for acquisition of land and construction to extend the George 
Washington Memorial Berkley; Provided, That if it is determined 
such headquarters installation will not be constructed at the 
Research Station of the Bureau of Public Roads at Langley, Fairfax 
County, Virginia, none of the funds shall be available for acquisi- 
tion of land and construction to extend the George Washington Memorial 
Barkway and not to exceed $350,000 shall be available from such 
$4 ,000,000 for acquisition of land for the site of the headquarters 
installation. 

Conference Report So* 1586, dated July 29,1955, con t ains the following 
amendment relative to the Agency’s proposed construction program; 

'’Amendment numbered 30: 

That the House recede from its disagreement to the amendment of 
the Senate numbered 30, and agree to the same with an amendment 
as follows; 

In lieu of the matter proposed by said amendment insert; 

CESTHAL IHTELLmSSCE AGEHCY 
Construction 

For the preparation of detail plans and specifications of 
a Central I nte l 1 1 Agency headquarters installation and 
for other purposes as authorised by title IV of the Act of 
July 15,1955 (Public Law l6l), to remain available until 
expended, $5,500,000. 

And the Senate agree to**** same.'' 

The statement of the Managers on the Bart of the House relative to 
the proposed amendment follows; 



CEBTRAL I5TELLIGENCE AGENCY 


" Amendment Ho. 30: Appropriates $5,500,000 for the Central Intelligence 
Agency headquarters installation Instead of $7,000,000 as proposed by 
the Senate* The managers, by the action taken, are not designating 
any particular site nor do they preclude the selection of any particular 
site* Of the amount appropriated not to exceed $350 ,000 may be used 
for the purchase of a site in the event the Xangley, Va., site is not 
selected; and in the event the Langley, Va., site (which is now 
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OoveruawKit -owned) is selected not to exceed $2 500 000 or thn. 

■» ^ «•* *» ^ 

•teps with regard to roads and other facilities." 

*Sgr«! lo ^ «• Suk^ui 

W ^ Act, 1956 , P.L. 219 - 84 th Congress, approved August 4,1955: 

"O&TRAX. nmSLLWRHCg AOESCI 
Construction 

&nr^s2a22? &SL?2r 

101 ;, to remain available until expended, $5,500,000. ’ 
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BD/ccMF/FCB : ami (29 Nov 1955) 
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